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FOR SSM 

E.O. 11652: N/A 
TAGS: ASUP, OGEN 
SUBJECT: ROOFING REPAIRS 

1 . ROOFING CONTRACTOR, GARTY, DIED SATURDAY MARCH 4. TO 
BEST OUR KNOWLEDGE, HE WAS SOLE OWNER OF THE BUSINESS. WORK 
HAD BEEN SUSPENDED MARCH 3 FOR SHABBAT AND LABORERS ARE STILL 
IN TEL AVIV. 

2. WE ARE SENDING INVENTORY TO EMBASSY TEL AVIV OF MATERIALS 
(TAR BARRELS, ROOFING TARPAPER) WHICH GARTY HAD STOCKPILED AT 
SFM. LATTER IS CONTACTING FAMILY TO DETERMINE WHETHER THERE IS 
ANYONE WHO COULD, OR WOULD WISH, FULFILL CONTRACT. 

3. GRAVEL HAS BEEN CLEARED FROM HIGH AND LOW BAYS OF COMMUNITY 
CENTER, FROM POWER HOUSE AND FACILITY MAINTENANCE ROOFS, AND 
FROM LOW BAYS OF THE TWO ADMINISTRATIVE BUILDINGS. 

4. AS MANY MORE LEAKS PROBABLY CREATED BY SCRAPING OFF GRAVEL, 
WE ARE INCREASINGLY EXPOSED TO DAMAGE. THEREFORE WISH 
DEVELOP ALTERNATIVE SOONEST. DOUBT THAT WE COULD GET TIMELY 
ACTION BY RECOMPETING CONTRACT. YOU WILL ALSO RECALL THAT ONLY 
OTHER OFFER WAS ABOUT TWICE GARTY'S. 
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5. WILL INFORM YOU SOONEST OF ANY POSSIBLE ACTION BY GARTY 
FAMILY. 

ROBERTS 
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